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Message Text 

UNCLASSIFIED 

PAGE 01 MOSCOW 03333 021103Z 
ACTION EUR- 12 

INFO OCT-01 ISO-OO FBOE-OO A-01 OC-06 CCO-OO SY-05 
/025 W 

087321 021105Z/21 

P 021 102Z MAR 78 

FM AMEMBASSY MOSCOW 

TO SECSTATE WASHDC PRIORITY 8476 

UNCLAS MOSCOW 03333 

E.O. 11652: N/A 

TAGS: AFSP, ABLD, ASEC, UR, US 

SUBJECT: KIEV, STRELETSKAYA RENOVATION 

REF: PORTER-LEMIEUX TELECON FEB 27 

1 . IN MEETING OF KAPOFF WITH UPKK REP AND 
PROJECT ENGINEER MARCH 1, LATTER STATED THAT 

460 VOLT SERVICE FOR THE CHILLERS IS NOT AVAILABLE. 

ONLY 220 AND 380 ARE AVAILABLE. ENGINEER PROPOSED 
USING 380 V MODEL CHILLER. KAPOFF ASKED IF 
SOVIET TRANSFORMER WERE AVAILABLE TO STEP-UP 
380 TO 460. ENGINEER AGREED TO CHECK, BUT WAS 
DOUBTFUL. IT WAS AGREED KAPOFF WOULD DETERMINE 
US WISHES. 

2. DEPT PLEASE ADVISE WHETHER WE WILL SUBSTITUTE 
380 V UNITS FOR 460 V ONES, USE US STEP-UP 
TRANSFORMERS, OR SOVIET TRANSFORMERS (IF 
AVAILABLE). 

3. ROUGH COPIES OF REVISED WINDOW AIR CONDITIONER 
DRAWINGS, AND SPECIFICATIONS FOR A/C UNIT PURCHASED 
IN HELSINKI AND TURNED OVER TO SOVS FEB 24, 

BEING POUCHED TO EUR/EX MARCH 2 UNDER 
REGISTRY NUMBER 1943818. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 MOSCOW 03333 021103Z 


4. IF OPENING AT MARINE DESK IS FINAL INPUT FOR 
SECTION II PARA 12 REQUIREMENT FROM PROJECT 
PROPOSALS, THE INFORMATION WILL PERMIT THE 
RESUMPTION OF THE RENOVATION PERIOD. PLEASE 
ADVISE ASAP DETAILS ON THIS OPENING, AND CONFIRM 
THIS IS FINAL INFORMATION TO BE SUBMITTED 
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UNDER SECTION 11-12. MATLOCK 


UNCLASSIFIED 


NNN 
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